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SUBJECT: CHANCERY ELECTRICAL POWER SUPPLY 

REF: MOSCOW 1505 

1 . UPDK OFFICIALLY INFORMED EMBASSY BY LETTER TODAY THAT 
CONVERSION OF EMBASSY POWER TO 220/380V HAS BEEN INITIATED. AS 
REPORTED BY REFTEL PRELIMINARY WORK IS ALREADY VISIBLE ON 
ADJACENT STREETS. UPDK ELECTRICAL ENGINEER INDICATED THAT LATE JUNE 
COMPLETION DATE IS FEASIBLE. HE ALSO STATED THAT UPDK MAY BE ABLE TO 
PROVIDE TWO ELECTRICIANS TO ASSIST THE EMBASSY DURING CONVERSION 
PERIOD. EMBASSY COULD UTILIZE ADDITIONAL WORK FORCE TO HELP 

WITH REWIRING. 

2. KNOWING LIMITATIONS OF ITS OWN STAFF, EMBASSY INITIAL REACTION 

IS TO ACCEPT OFFER OF SUPPORT. HOWEVER, GUIDANCE OF FBO IS REQUESTED. 
WHILE MISSION STAFF IS QUITE COMPETENT TO HANDLE ROUTINE TECHNICAL 
QUESTIONS REGARDING CONVERSION, POST WOULD APPRECIATE CONSULTATION 
WITH ELECTRICAL ENGINEER WHO COULD PROVIDE "BIG PICTURE" OF 
SWITCHOVER. 

3. IT WILL ALSO BE NECESSARY FOR THE DEPARTMENT TO 
PROVIDE EITHER A CLEARED AMERICAN ELECTRICAL CONTRACTOR 
OR SEABEE SUPPORT DURING THE CHANGEOVER PERIOD TO MAKE 
THE NECESSARY MODIFICATIONS AND ADJUSTMENTS IN THE 
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ELECTRICAL SYSTEM IN THE CLASSIFIED PART OF THE CHANCERY. 

FBO GUIDANCE ON THIS ASPECT OF THE PROBLEM WOULD ALSO BE 
MUCH APPRECIATED. 
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